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OPEN  SPACE  DEVELOPMENT  GRANT  APPLICATION 


FOR  THE 


NORTH  END  PARK 


CITY  OF  BOSTON,  MASSACHUSEHS 


BOSTON 

PUBLIC 

LIBRARY 


Prepared  at  the  request  of 

Mayor  Kevin  H.  White 

by  the 

Public  Facilities  Department 

and  the 

Boston  Redevelopment  Authority 

1972 


HOTaoa 
ounm 


ommissioners 
EDWARD  T.  SULLIVAN 
BARBARA  G.  CAMERON 
WILtlAM  H.  OHRENBERGER 


THE   CITY   OF   BOSTON 


PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

ROBERT  J.  VEY,  Director 
TeL  (617)  722-4100 


October  25,  1972 


Mr.  M.  Daniel  Richardson 
Director,  Area  Office 
Housing  and  Urban  Developinent 
15  New  Chardon  Street 
Boston,  Massachusetts 

Subject:  HUD  Project  I^r.  Mass.   05A-65  (PL) 

Dear  Mr.  Richardson: 

•  Forwarded  herewith  in  accordance  with  your  request  by  form  letter 
dated  18  October  1972  is  the  certificate  of  conpliance  relative  to  the 
North  End  Park  Expaiision,  land  acquisition  phase.  VJhile  none  of  the  land 
acquired  has  been  disposed  of  in  any  fashion  to  date,  we  are  as  you  know 
in  discussions  with  the   I>tetropolitan  District  Commission  v;hereby  they  will 
develop  for  open-space  use  a  certain  portion  of  the  site  we  have  acquired, 
and  we  vdll  develop  the  remainder.  Transfer  of  this  portion  to  the  MDC 
has  been  authorized  specifically  by  state  statute,  £ind  at  such  tiire  as  the 
transfer  docurrents  are  being  drav;n  up  between  the  City  and  MDC  they  will  be 
discussed  v;ith  your  office  and  submitted  for  written  approval  as  required. 

The  pur|30se  of  such  transfer  would  be  for  MDC  development  in  accordance 
with  the   application  wliich  we  understand  they  have  submitted  to  you.        * 

Also  submitted  herewith  are  the  remaining  sections  of  our  own  appli- 
cation for  development  of  tl"ie  remaining  portion  of  tJiis  site,  tied  in  with 
tlie  pre-existing  North  End  Park,  v.iiich  I  believe  will  coiiplete  tliis  appli- 
cation filed  under  cover  of  rry  letter  of  13  September  1972. 

As  you  may  be  aware  tlie  City  had  origiiially  tliought  to  file  tliis  develop- 
ment scope  of  the  project  as  an  airendrrent  to  the  original  approved  application, 
but  v.-ere  instructed  by  your  office  to  do  it  as  a  separate  item,  and  tlie  project 
selection  rating  report  of  31  July  1972  was  conpiled  accordingly  rather  tlian 
as  a  consideration  of  tlie  project  as  a  whole  already  selected  for  financing. 
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PUBLIC  FACILITIES  DEPARTMEITr 


> 


Mr.  M.   Daniel  Ricliarcison 

Page  2 

October  25,  1972 


I  vrould  liJce  to  take  this  opportunity  to  mention  also  that  the  City 
did  file  Form  6620,  Requisition  for  Grant  Payment  (Initial)  with  your 
office  one  year  ago,  for  the  amount  of  $448,675  and  to  date  u-e  have  heard 
or  seen  nothing  about  this  money  being  f orthconing .  As  the  resources  of 
the  City  and  its  taxpayers  are  severely  limited,  the  lack  of  this  graiit 
payment  badly  restricts  our  activities  in  the  face  of  extensive  justified 
needs,  needs  which  cannot  be  met  without  federal  help  in  the  first  place. 


Very  truly  yoi:ir£ 


> 


Very  truly  yoi:irs, 

Robert  J.  Vey    I 
Director        I 


WP:d 

Enclosure 

CC:  K.  H.  White 
John  Sears 
R.  Kenney 
J.  Curtis 


CERTIFICATIO;: 


Mass. 
Project  NunbGr   OSA-65  (PL) 

Kaine  of  Park  or  Site 


North  I-:nd  Park  Expansion 

Date  Acquired  1  Dsc.  1970  and 
^  ,   ^  ,  ,,  20  Octotcr  1971  (GSA  Parce 

I.  ^^^t  J'  V^y ,  the  duly  authorized 

representative  of    the  City   nf  nn^^nn ,  do  hereby  certify 

that  to  the  best  of  my  knowledge  and  belief: 

1.  There  has  been  no  chan£,e  in  the  use  of  the  above  land  to 
a  use  other  than  the  open-space  use  for  i;hich  a  Federal 
Grant  was  made  as  described  in  the  Grant  Contract. 

2.  There  have  been  no  leases,  easements,  or  any  other 
disposal  of  any  interest  in  said  land  other  than  those 
which  have  been  approved  in  writing  by  the  Department 

of  Housing  and  Urban  Development.  ,  . 

3.  Any  monies  received  in  payment  of  the  disposition  of 
any  interest  in  said  land  has  been  specifically 
designated  for  future  open-space  activities  to  be 

undertaken  by   (not  applic.njplj^ .  There  have  been  no  such 

monies  received.    date 

Any  false  statements  made  knowingly  and  willfully  may  subject 

the  signer  to  penalities  under  Section  1001  of  Title  18  of  the 

United  States  Code.  * 


City  of  Boston 
(Name  of  Public  Body) 


r  ;  '-^ ' r- 

(Signaturo; 
Director  of  Public  Facilities 


7 

lie  Facj.lit: 

(Title) 


25  Octoly-r  1972 
'      (Date) 


(■■ 


THE   CITY   OF   BOSTON 

PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

:ommissioners  ROBERT  J.  VEY,  Director 

EDWARD  T.  SULLIVAN  TeL  (617)  722-4100 

BARBARA  G.  CAMERON 
WILLIAM  H.  OHRENBERGER 

September  13,  1972 


Mr.  M.  Daniel  Richardson,  Jr. 

Area  Director 

Department  of  Housing  and  Urban  Development 

15  New  Chardon  Street 

Boston,  Massachusetts 

Dear  Mr.  Richardson: 

Submitted  herewith  are  an  original  and  three  copies  of  an  application 
for  an  Open  Space  Land  Program  Assistance  grant  for  the  North  End  Park. 
At  the  request  of  Mayor  Kevin  H.  White,  I  am  pleased  to  file  this  applica- 
tion for  your  review. 

The  City  of  Boston  has  already  received  approval  by  HUD  of  its  applica- 
tion for  $504,675  under  the  Open  Space  Program  for  the  acquisition  and 
clearance  of  5.4  acres  of  land  on  the  North  End  Waterfront,  adjacent  to 
the  existing  North  End  Playground.  This  process  is  nearly  completed.  We 
are  now  seeking  assistance  in  the  development  of  a  portion  of  the  site 
acquired,  and  redevelopment  of  the  existing  City  of  Boston  property. 
The  total  cost  of  the  development  stage  is  $1,113,422  with  the  City 
supplying  50  percent.  The  local  share  has  already  been  appropriated 
by  the  City  Council . 

As  has  been  previously  indicated,  the  City  of  Boston  and  the  Public 
Facilities  Department  regard  this  project  as  most  essential  for  the  over- 
all open  space  plan  of  the  City  but  also  more  importantly,  to  provide  ^ery 
necessary  facilities  in  an  area  where  recreational  opportunities  are 
extremely  limited. 

Sincerely, 


tZtiCc^s'  va^ 


Robert  J.  Vey 
Director 


cc:  Kevin  H.  White,  Mayor 
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GENEl^AL    INFOPjyiATTON 


OS 

101 

OS 

103 

OS 

104 

V 


■  NOTICE  OF  RECEIPT  OF 
APPLICATICM  FOR  GRA^;T  TO 
ACQUII-.C  ;M'j/on   DEVHLC?  LAND 
FOR  OPSN-SPACE  PURPOSES 

Region  _t 


LAND  DEVELOPMENT  DIVISION, 

METROPOLITAN  PLAHHINC- 

AND  DEVELOPMENT 


DATE    APPLICATICN     r^ATE    O  F  A  C  K  N  O.V  1_  E  D  G-i'^  E  T  U  RM  ED    TO    APPLICANT 
REC'O    IN    RECIOM  MENT   OF    APPLICATION    AND    RESUBMISSION 


□  Ex- 
peeled 


I^Not  ex- 
pected 


NAME    OF    APPLICANT 


City    of   Boston 
Public   Facilities   Dept . 
1   City  Hall    Plaza 
Boston,    Massachusetts      02 


IF  A  PPLIC  A  0LEl"O50"  PROJECT). 
NUMBER  OF  PROJECT  UNOERWHICM 
LAND  nAS  ACQUIRED 


OPEN-SPACE  LAND 
PROJECT  NUWbER 


01  - 


TYPE  OF  APPLICaTICN 

[A~1  Initio! 

I      iRevisioa  for  purpose  o(: 

I      iChcnge  in  o-^cunl  or  location  of 
land  10  be  occijired 

I      jChcnge  in  proDosed  use 


1 \Check  here  it  appl'n  is  rcsutc-.ission 

I      jChonge  in  development  octivities 
I      I  Increase  in  omount  of  gront 
I      1  Other  (Describe^ 


APPLICANT'S    ESTI- 
MATE   OF    GRANT 
REQUIREMEN  T 


OUTSTANDING 
AMOUNT 


NET   INCREASE    (+ ) 
NET  DECREASeC) 


TOTAL   AMOUNT 


DCSCRIPTICS    CF    Of'EN-SPACE    LAND 


Type  of  interest  ocquired  or  to  oe  ocquired; 


la}''"  , 

simple 


I      I  Interest  less  than  fee  simple 
(Speetly) 


Totol 

acreage: 


2.8 


Total  number  of 

noncontiguous 

parcels: 


LOCATED   IN 


Totol  Project  Cost 


(   )i 


.'1,113,422 


STATE(S) 

Massachusetts 


CONG.   OlST.   NOlSI, 


Qth 


Non-Fed«ral  Shore 


(      )$ 


,556,711 


COUNTVIIESl 

Suffolk 


Federal     ■     t^[) 
Grant 


(20,  30,  50) 


(     » 


$    556,711 


CITY(IES) 

Boston 


'Selocation 


Gront 


L 


(    K 


*      NA 


SMSA  (It  any. 
Identity  arco^ 


Boston 


(C/«o  liie  back  o(  this  /oral  tor  comment  or  exptanetory  remarks) 
1    HUD-6650  (7-70)  Previous  edition  is  obsolete  HUD-Wosh.,  D.C. 


251705-P 


1> 


( 
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fiudgrt    nuroBu    No.     CS-RI042 


(i-te- 


U.S.  DEPARTMENT  OP  HOUSING  AND  URBAN  DEVELOPMENT 
OPEN-SPACE  LAND  PROGRAM 

APPLICATION  FOR  GRANT  TO  ACQUIRE  AN[>-OR  DEVELOP 
LAND  FOR  OPEN-SPACE  PURPOSES 

■    (Title  VII,  Housing  Act  of  1961,  As  Amendod) 


JS'STIWCTIONS:       Preparr    orifinal     and    i    conformed    copies    for    HUD.       Place    original 
and    ?    copies     in    {Under    t'o.     1,     copy     in    Binder    No.     ?    and    3. 


TO  BE  COMPLETED  DY  HUn 


OPtN-SPACt    LAND    PROJtCT    NUWBLK 


DATt  RCCEIVED 


A.     1  DUST IKI CAT  ION  OK  Ar'l'LIG\.NT  A.VD  CONTACT   1^^:S^).N 


Legal   tianvs  of  Applicant: 

City  of  Boston 


Kfai  1  ing  address 
(Include    ZIP   Code): 

City  Hall 

1  City  Hall  Square 

Boston,  MA   02201 


PereoD  to  whom  inquirica  about  application  should 
be  directed: 

Name:      Robert  Vey 

Title:     Director  of  Public  Facilities 

Address    (Include 
ZIP    Code): 

City  Hall   -  Room 
1  City  Hall  Square 
Boston,  MA   02201 


Telephone  No.:    922-4100 


Area  Code: 


617 


B.     PRCHKJSKD  ACTIVITIES    (Check     appropriate    box) 

Acqui  8 

(Complete  all  blocks) 


□  Acquisition  only            I   1  Acquisition  and  development 
(Leave  Block  E  blank)        I 1 


m 


Development  only 
(Leave  Block  G  blank) 


C.  SUl?,nSSION 

[a]  Initial  application 

I   I  Revision  of  previously  approved  application  dated. 

[_ I  Change  in  amount  or  location  of  land 

to  be  acquired 

I I  Change  in  proposed  use 

I I  Change  in  proposed  development  activities 

I I  Change  in  amount  of  project  grant 


,  19 ,  for  purpose  of: 


[   I  Change  in  amount  of  relocation  grant 
I   I  Other  (Specify) 


iTfiiT" 


D.  i)rK:!:iiTioN  of  uvnd  to  bI':  aojuiied  and/ok  m\'Eiorr2) 

The  land  to  be  acquired  and/or  developed: 

1       ,,~i       .  .1/11         ■„        I       I  11   j„„„i„„„j  I      I  Predominantly  fTT]  Developed    (located    in   built-up 

i.     ( Che  ck    oppropr  I  at  e    boz(  e  s ) )         Is  UnQevelopea  ,         ,  ,    ■'  Y  ••  /         v  \ 

'  fi-  r  1       //  I 1  »■  1 1  undeveloped  L-"-!  portion   of   urban  area) 

,    ,      ..    .  ^  .    .,       ,     ■        ,  ,       Boston  Metropolitan  Area 

i.    Is  situated  in  the  urban  area  known  as  the I 


and  in  the  North  End  district  of  the  City  of  Boston,  Suffolk  County,  Massachusetts 

City    (if    applicable),     County(iei)f     and   S(ate(») 


3.    Is   bounded   as   described    in: 

BI f    application    covers    acquisition,     the    attached    legal    dcecr i pt ion (») . 
//    application    covers    development    only,     legal    de 8c r i p t i on  (s )    submitted   with    application    for    grant    for 


Project   No.    OSA-65 


,    approved,^ 


May    1 


19. 


70 


I    i.    Consists  of  approximately 


2.8 


acres. 


6.     (Co'pl e  t  e    if    app I ic  all e )         Consists    of 


noncontiguous    parcels. 


Rcplocrs  prcviouj  oHilioii,  w  ilch  ii  obsolete 


(Over) 


I 


The  site  will   be  developed  os  a  waterfront  park  with  facilities  for  both  active' 
and  passive  recreationiil   use.     The  park  is  expected  to  contain  a  little  league 
field,  a  pedestrian  walkway  along  the  waterfront,  with  small   boat  mooring  facilities 
a  tot  lot  area,  a  passive  sitting  area,  bocci   and  handball   courts. 


F.    PR0PO3IT)  OSE 

(Check     opp  rop  r  i  at  e    bo  z( e  s ) ) 

I    X|  Pari   Rnd    recreational    parposee 

□Conservation   of   land   and 
other   natural    resourcea 

|X    I  nistoric  or   ecenic   pcrpoBeo 


I.    CO.fllTATION'  OF 
GliANT  AKDUliT 


TOTAL    AMOUHT 


G.    TiTii:  OK  INTUICST  TO  BE  ACyjIKI-i) 

□  r.          •      1         I 1  Lent    than    fee 
Fee   « imple  i„    /o  /    i 

■^  I 1   flitr|)lo.    (Spectfy) 


n.    ESTIM\TE  OF  TRE  TERIOD  i:iCQUIRED  y02  CCMT'LLTION  OF  raOJiXTT  ACTIVITUS 
Acquisition    (after  HDD  approval   of   application):  


Development    (after   conroencement   of  devclopii^nt   activities): i 


COUPLET E  OfiLY 
IF  REYJSIOS 


AMOUNT  -OF  CHANGE 

(+    or-) 


I.  Ca>PUTAT !(.>:<  OF 
CPjUiT  AViXWT— 
Cont  inued 


TOTAL   AMOUNT 


COUPLITE  OSLY 
IF  BEVlSIO.'i 


AMOUNT   OF   CHANGE 
(+  or-) 


1,    Estiinate    of    total 
project   coflt 
^5iiii    o  f   L  in  e  s    7 
through    S ) 


s  1,113,422 


2.  Acquisition 
cost» 


N/A 


3.    Demolition    remO|V 
cost    (net)* 


al 


46,490 


i.    DevelopiTient 
cost** 


1,107,846 


6.  Admi n i B t rat i ve 

COBt* 


N/A 


)$ 


7.  Hon- Federal 
ehare 

(Line     7a+7h) 


556,711 


(    )s 


a.    Cash 


556,711 


(     ) 


b.  Materials 
and  services 


(   ) 


8.  Project  grant 
applied  for 

209fc      30*      60% 

□  □  m 

of  Line   1 


(      ) 


6.    Project 

inspect  i  on  fee*** 


5,575 


100*  relocat  ion 
grant  applied 
for 


N/A 


(  ) 


*Chiit  if  application  covers  only  dcvelopmont  of  opon-spaco  land. 
**Onit  i f  appli cat  ion  covers  only  acquisition  of  land. 
•••Cknit  if  application  covers  only  undeveloped  and/or  predominantly  undeveloped  land. 


J.  Arn.ICATION 

The  Applicant  hereby  applies  to  the  United  States  of  America  for  the  financial  assistance  indicated  in  BlocV  I 

above,  under  the  provisions  of  Title  VII  of  the  Housing  Act  of  1961,  as  ainended,  to  aid  in  financint'  the  project^ 
described  in  this  application.  * 


K.  SlUT-OIiTlKG  D0CU.5-XrAT10N 

The  docunrtentat  ion  sulimitted  in  support  of  this  application  shall  be  considered  part  of  this  application. 


L.  Exix:uTio;< 

IN  WITNTK.S  VMIKI:E0F,    the  Applicant    has   caused    this    application    to  be   executed   on         Hr-tcber     ^^ 


..    19-7^. 


.City  of  Boston 


By 


(In^.^f'r  [4.,. 


Lefial     t^ame    of    Applicant 


Signature  | 

Director  of  Public  Facilities^ 


Titli 


GPO    R7  9  •  'jbS 


HUD-660J  (l-6fl) 


(* 


(it 


APPLICATION  FOR  OPEN  SPACE  GRANT 
NORTH  END  PARK 
CITY  OF  BOSTON 


SPECIFIC  OPEN  SPACE  USES 


CODE  NO.  0S103 


General  Purpose 

The  purpose  of  developing  this  site  (the  area  of  which  was  mostly  acquired 
with  Title  VII  Open  Space  Land  Program  acquisition  assistance)  is  to  provide 
urgently  needed  recreational  space  as  well  as  to  make  available  easy  pedestrian 
access  and  neighborhood  use  of  the  Boston  Harbor. 

Specific  Open  Space  Uses 

This  development  proposal  will  provide  active  and  passive  recreation  oppor- 
tunities for  all  age  groups.  The  following  facilities  will  be  provided  upon 
acceptance  of  this  proposal,  in  accordance  with  development  plans  worked 
with  local  community  groups  and  the  MDC. 


1.  Little  League  Field 

2.  Handball  Courts 

3.  Bocci  Courts 

4.  Play  Lot 

5.  Daytime  small  boat 
moorings 

6.  Game  tables,  benches 


Regional  Use 
Local  Use 
Local  Use 
Local  Use 

Regional  Use 
Local  Use 


Two  structures  presently  within  the  new  park  area  will  be  retained.  The  building, 
currently  used  by  the  Harbor  Police  will  be  converted  into  a  community  building  when 
the  police  move  into  new  facilities.  This  is  the  provision  made  for  the  re-use 
of  the  building  according  to  the  General  Plan. 

Although  most  of  the  former  fire  station  will  have  to  be  demolished  for  structural 
reasons,  the  tower  is  intended  to  be  kept  because  of  its  interesting  architectural 
quality. 

Local 


The  North  End  is  the  most  densely  populated  residential  neighborhood  in  Boston 
with  the  least  amount  of  open  space  and  recreational  area  per  capita.  As  of  1970, 
only  1.05  acres  of  open  space  were  provided  per  1000  persons  in  the  district.  With 
the  addition  of  the  proposed  facilities,  the  ratio  will  be  1.30  acres  per  1000  and 
ultimately  with  the  completion  of  the  adjacent  MDC  facility  the  ratio  will  be  1.69 
acres  per  1000  in  population.  A  detailed  analysis  of  the  recreational /open  space 
needs  by  the  North  End  can  be  found  in  the  previously  submitted  North  End  Recrea- 
tion and/Open  Space  Study,  which  was  prepared  by  the  Boston  Redevelopment  Authority 
in  the  spring  of  1968. 


Code  No.  0S103  Page  1-1 


i 


CITY  OF  BOSTON 

'^^/■|^^i;gf^^f.r    "^  ^'"^  COUNCIL 


ORDERED:  That  the  sum  of  four  million  two  hundred 
fifty  thousand  dollars  ($4,250,000.)  be,  and  hereby  is, 
appropriated  for  planning,  designing,  acquiring  land 
for,  constructing  and  originally  equipping  structures  and 
faclli'tles  the  City  is  authorized  to  construct  for  the 
purposes  of  its  Parks  and  Recreation  Department;  and  that 
the  sum  of  one  million  dollars  ($1,000,000.)  be,  and  here- 
by is,  appropriated  for  planning,  designing,  acquiring 
land  for,  constructing  and  originally  equipping  structures 
and  facilities  the  City  is  authorized  to  construct  for  the 
purposes  of  its  School  Department;  and  that  to  meet  said 
appropriations  the  Collector-Treasurer  be,  and  hereby  is, 
authorized  under  the  provisions  of  Section  7  of  Chapter 
642  of  the  Acts  of  1966,  to  issue  from  time  to  time,  on 
request  of  the  Mayor,  bonds,  notes  or  certificates  of 
indebtedness  of  the  City  to  the  amount  of  five  million 
two  hundred  fifty  thousand  dollars  ($5,250,000). 


In  City  Council  June  5,  1972.   Read  once  and  passed  - 
yeas  seven,  nays  none. 

In  City  Council  June  19,  1972.   Read  a  second  time  and 
again  passed  -  yeas  eight,  nays  one. 

Approved  by  the  Mayor  June  23,  1972,  he  certifying  on  the 
original  order  that  the  foregoing  loan  order  is 
not,  in  his  opinion,  to  meet  a  current  expense. 


Attest: 


V^C^^^^ 


{yyc^<^ 


^«^ 


City  Clerk. 


July  14,  1972. 

1  hereby  certify  that  no  petition,  asking  that  the  question  of 
approving  or  disapproving  the  foregoing  order  be  submitted  to 
the  voters,  was  filed  with  the  City  Clerk  within  twenty  days 
from  June  23,  1972,  And  the  order  therefore  becomes  effective 
on  July  14,  1972,  in  accordance  with  the  provisions  of  chapter 
108  of  the  Acts  of  1939. 


Attest: 
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APPLICATION  FOR  OPEN  SPACE  GRANT 
NORTH  END  PARK 
CITY  OF  BOSTON 


BINDER  NO. 
SUBMISSION  DATE: 


Source  of  Non-Federal  Funds 


CODE  NO.  0S104 


The  Boston  City  Council  approved  on  June  19,  1972  a  Parks  and  Recreation 
loan  order  for  $4,250,000.  Sufficient  funds  to  be  used  as  the  local  share 
for  the  development  phase  of  the  North  End  Park  were  included  in  this  order. 
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PLANNING   DATA 


OSlll 

0S112 

0S113 

0S114 

APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

NORTH  END  PARK  1 

CITY  OF  BOSTON,  MASSACHUSETTS  !  SUBMISSION  DATE: 

COMPREHENSIVE  PLANNING  FOR  URBAN  AREA  CODE  NO.  Ill 


The  City  of  Boston  is  a  member  of  the  Metropolitan  Area  Planning  Council.  The  ' 
Council  was  certified  under  the  current  area  wide  planning  requirements  of  the 
open  space  land  program  on  June  1,  1972. 

Comprehensive  planning  for  the  Boston  Metropolitan  area  is  the  responsibility 
of  the  Metropolitan  Area  Planning  Council.  The  Council  was  established  by 
Chapter  668  of  the  Acts  of  1963  of  the  Commonwealth  of  Massachusetts  amended 
in  1965  and  in  1966,  to  prepare  comprehensive  plans  for  the  93  cities  and 
towns  which  comprise  its  district. 

Section  110  of  Chapter  6  of  the  General  Laws  of  the  Commonwealth  of  Massachusetts 
as  appearing  in  Section  2  of  Chapter  669  of  the  Acts  of  1963  defines  the  duties 
of  the  Metropolitan  Area  Planning  Council  as  follows: 

"The  council  shall  conduct  such  research  and  prepare  and  compile  such 
data,  maps,  charts  and  tables  as  may  be  helpful  or  necessary  to  improve 
the  physical,  social  and  economic  conditions  of  the  district,  and  shall 
prepare  and  revise  comprehensive  plans  for  the  physical,  social  and 
economic  improvement  of  the  district  or  parts  thereof,  with  respect  to 
the  optimum  use  of  the  land  areas  in  the  district,  and  the  most  efficient 
provisions  for  the  utilities  serving  these  land  areas. 

"The  council  shall  approve  or  disapprove  by  majority  vote  such  plans 
for  the  development  and  redevelopment  of  the  district,  or  parts 
thereof,  as  may  be  laid  before  it.  The  approval  of  any  such  plan  or 
any  recommendation  of  the  council  shall  be  advisory  only. 

"The  council  shall  maintain  the  fullest  co-operation  with  cities  and 

towns  in  the  district,  and  shall  render  them  all  possible  assistance 

in  their  planning  acti. ities,  especially  when  two  or  more  of  the 
municipalities  have  common  problems." 

Chapter  40B  of  the  General  Laws  is  hereby  amended  by  insertinq  after  section 

23,  added  by  section  1  of  Chapter  774  of  the  Acts  of  1969j  the  following 

Chapter  849,  of  the  Acts  of  1970  further  defines  the  powers  and  duties  of 
the  Metropolitan  Area  Planning  Council. 
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APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

NORTH  END  PARK 

BOSTON  REDEVELOPMENT  AUTHORITY  .  SUBMISSION  DATE; 


OPEN  SPACE  DEVELOPMENT  AND  ACQUISITION  PROGRAM  CODE  NO.  0S112 

FOR  THE  URBAN  AREA 


The  Boston  Metropolitan  Area  Planning  Council,  in  its  capacity  as  official 
planning  agency  for  the  Boston  Metropolitan  Area  and  through  an  inter-agency 
agreement  with  the  Massachusetts  Department  of  Commerce  and  Development, 
conducted  a  study  of  open  space  and  recreational  facilities  in  its  juris- 
dictional area. 

This  study  included  an  inventory  of  existing  recreational  sites  and  facilities, 
a  summary  of  past  plans  and  proposals,  a  landscape  survey  and  visual  analysis, 
the  formulation  of  policy  statements,  and  a  series  of  design  studies. 

The  results  of  this  study  are  published  in  a  report  entitled  Open  Space  and 
Recreation  Study  for  the  Boston  .Region,  November,  1965. 

The  MAPC,  in  cooperation  with  the  Metropolitan  District  Commission  and 
the  Massachusetts  Department  of  Natural  Resources,  then  undertook  the  pre- 
paration of  a  comprehensive  open  space  plan  and  program  for  the  Boston  Metro- 
politan Area.  The  overall  development  and  publication  of  the  resulting  plans 
and  programs  was  financially  aided  through  a  Federal  grant  from  HUD  under 
the  Urban  Planning  Assistance  Program  authorized  by  Section  701  of  the  Housing 
Act  of  1954,  as  amended.  Five  reports,  under  the  general  title  of  Open  Space 
and  Recreation  Plan  and  Program  for  Metropolitan  Boston,  have  been  published 
as  follows: 


Volume  1 
Volume  2 
Volume  3 
Volume  4 
Volume  5 


Open  Space  and  Recreation  Plan  and  Program  for  Metropolitan  Boston 

Boston  Harbor 

The  Mystic,  Charles  and  Neponset  Rivers 

Massachusetts  Open  Space  Law 

A  Program  for  Regional  Athletic  Facilities  for  Metropolitan  Boston 


The  Boston  Redevelopment  Authority  at  the  request  of  the  Parks  and  Recreation 
Department  prepared  the  North  End  Recreation  Open  Space  Study  in  the  Spring 
of  1968.  This  report  detailed  the  local  situation  and  essential  recreational/ 
open  space  needs  of  the  community.  The  development  of  the  North  End  park  was 
the  principle  solution. 

In  general  each  report  traces  the  history  and  development  to  date  of  certain 
open  space  and  recreational  aspects  of  the  region,  discusses  an  overall  plan 
and  development  program,  sets  priorities  and  recommends  organizational  methods 
and  financial  means  to  implement  the  above. 
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APPLICATION  FOR  OPEN  SPACE  GRANT 

NORTH  END  PARK 

CITY  OF  BOSTON,  MASSACHUSETTS 


AGENCY  REVIEW  OF  APPLICATION  CODE  NO.  OS  113 


Attached  are  copies  of  the  letters  sent  to  the  Metropolitan  Area  Planning  Council 
and  the  Office  of  State  Planning  and  Management  according  to  the  requirements 
of  the  Bureau  of  the  Budget  Circular  A-95.  for  their  review.  Copies  of  the 
responding  letters  will  be  forwarded  to  you  upon  receipt. 

Also  attached  are  other  letters  regarding  the  proposed  project  from  interested 
parties. 


I 

i 


Boston  Redevelopment  Authority 


Robert!.  Kenney/  Director 


City  Hall 

Room  900, 1  City  Hall  Square 
Boston,  Massachusetts  02201 
Telephone  (617)  722-4300 


SEP  15  1972 


Mr.  Robert  J.  Vey 

Director  of  Public  Facilities 

City  Hall 

Boston,  Massachusetts 

Dear  Bob: 

I  have  been  pleased  to  work  with  you  in  the  preparation 
of  the  North  End  Park  Open  Space  development  application.   I 
have  now  reviewed  it  in  its  finished  form  and  fully  support  its 
intent  and  substance.   Our  two  departments,  along  with  the  Parks 
and  Recreation  Department,  have  worked  together  for  the 
completion  of  this  project  for  several  years  now.   I  am  pleased 
to  see  that  it  is  soon  to  be  in  the  final  stages  of  development 
and  look  forward  to  its  completion.   I  know  the  community  groups 
with  whom  we  have  been  working  also  support  your  application. 

If  the  Boston  Redevelopment  Authority  can  be  of  further 
planning,  not  financial,  assistance,  please  notify  me. 


^■ector 


LITTLE  CITY  HALL 


September  13,    I972 


Mr,  Robert  Vey 

Director  of  Public  Facilities 

1  City  Hall  Square 

Boston,  Massachusetts  02201 


Dear  Director, 

The  North  End  has  always  been  in  dire 
need  for  recreational  facilities.  A  new 
Skating  Rink  will  be  built  by  the  M.D.C. 
It  should  be  proper  to  enhance  this  project 
with  other  recreational  facilities. 

A  Little  League  ball  field  and  bocce 
courts  are  badly  needed  to  continue  the 
recreational  program  that  Is  much  needed 
In  the  community. 

Therefore,  I  certainly  support  the 
efforts  for  additional  funds  to  fill  the 
much  needed  recreational  facilities  for  the 
area. 


Respectfully  yours^, 

Charles  Palco,  Manager 
North  End  Little  City  Hall 


MAYOR'S  OFFICE  OF  PUBLIC  SERVICE     •  CITY  HALL     •  BOSTON     •  MASSACHUSETTS     •  02201 


^.c'^'^.t'-^A    NOniH  END 


ERS: 


No   Private   Enterprise   Should   Come   Before 
The   Good   Of  The   Community 


Mr.  Robert  J.  Vey^   Director 

Public  Facilities  Dept. 

City  Hall 

1  City  Hall  Square 

Boston,  Massachusetts  02201 


.    commmEE 

FOR  THE 

NORTH  END 

WATERFRONT  RECREATION 

DEVELOPMENT 


39  North  Bennet  Street,  Boston 
Telephone:  CA  7-0155 

September  20,  1972 


.fi  Sablone,  Co-Ch,iirman 
-  Nuzzo,  Co-Chairtiian 
Iarangelo,  CoorJiiijtor 

TORDICILIONF,    CoordhjiltOT 

R  Bacigaluto,  Secretary 
DeAmato,  Publicity 

NCT  CAPTAINS: 
ank  Borelli,  Prec.  I 
SGELO  Belmonte,  Prcc.  2 
SEPH  LoNGO,  Prcc.  } 
iSEPHiNE  Arigo,  Prec.  4 


kVNIZATION'S  SUPPORTING   THIS  DEVELOPMENT 

Bennet  Street  Industrial  School 

End  Athletic   Association 
I  End  Union 
n  Civic  League 

End  Anivcts  Post  No.    13 

l^iid  Rchabilition  and  Conservation 

I'nd  Leadership  Council 
Anthony  Society 
n  Athletic  Club 
cr  Athletic  Club 
y  Athletic  Club 

:h  End   V.F.W.    Post   #1A4 
.stopher  Columbus   High  School 


Dear  Mr.  Vey, 

On  Thursday,  September  7,  1972  the  Committee  for  the  North  End  Waterfront 
Recreation  Development  met  to  discuss  the  development  of  the  site  by  the 
City  of  Boston  according  to  plans  submitted  to  them  by  the  BRA,  for  the 
much-needed  recreational  development  of  the  revised  design  for  the  Tlorth 
End  V/aterfront  Park  described  in  your  "Project  Selection  Rating  Report" 
dated  July  31.,  1972.   The  Committee  members  expressed  satisfaction  vith 
the  attention  given  to  this  project  by  your  staff  and  with  Mayor  White's 
support  of  this  expression  of  this  crowded  neighborhood's  need  for  open 
space  for  park  and  recreationaJ.  use. 

The  Committee  reviewed  the  September  1972  application  to  HUD  for  North  End 
Waterfront  Park  Development  grant  by  the  City  of  Boston.   Although  this  de- 
velopment will  be  in  two  portions,  the  other  section  to  be  developed  by  the 
M.D.C.,  the  Committee  considered  the  overall  design  for  the  use  of  this  space 
as  well  as  the  development  proposed  for  the  2.8  acre  portion  of  the  project 
to  be  -undertaken  by  the  City  of  Boston.  Cooperation  of  B.R.A.  and  M.D.C. 
planners  in  developing  an  integral  design  for  the  entire  proposed  park  is 
both  recognized  and  encouraged  by  Committee  members.   At  the  same  time  the 
Committee  urges  these  agencies  not  to  overlook  the  relations  of  this  park  to 
that  of  adjacent  facilities,  particularly  to  the  traffic  flow  along  Commer- 
cial Street  side  of  the  site^  to  the  potential  use  of  the  proposed  seawall 
as  a  dock  and  to  the  scenic  preservation  and  possible  improvement  of  the 
shops  on  the  opposite  side  of  Commercial  Street. 


Speaking  to  the  integral  design  of  the  park  as  a  residen- 
tial system,  then,  the  Committee  expi-essed  general  satisfac- 
tion with  the  proposed  facilities  in  that  they  promise  a 
balanced  use  of  the  area  for  all  age  groups.  The  North  End 
is  a  singular  core  city  community.   It  has  a  substantial 
number  of  its  young  families  and  middle-aged  couples.  For 
our  community  then  it  is  important  that  a  separate  area  be 
provided  where  our  retired  v/orkers,  many  of  whom  immigrated 
to  this  country  from  Italy  nearly  50  years  ago,  can  rela:< 
in  conversational  groups  in  an  open  space.  Your  plan  nen- 
erously  provides  for  the  expansion  and  redevelopment  of  the 
site  presently  used  for  these  purposes. 


Mr.  Robert  J.  Bay,  Cont'd.  -  2  -  September  20,  I972 


At  the  same  time  it  is  necessary  to  provide  a  place  where  mothers  may  bring 
their  younger  children  to  share  outdoor  recreational  facilities  in  a  conmu- 
nity  environment.  V/e  were  pleased  to  see  that  the  city  plans  to  include  one 
of  its  well-designed  tot  lots  in  the  proposed  park.  As  you  know,  the  IJorth  End 
currently  has  no  such  facility  although  its  densely-settled  population  in- 
cludes many  children. 

Finally,  provision  for  a  little  league  diamond,  a  skating  rink  convertible  to 
summer  use  as  a  tennis  court,  handball  courts  and  bench-lined  walks  will  meet 
the  need  of  this  10,651  member  neighborhood  for  recreational  space  serving  our 
intervening  age  groups  that  cunrently  just  are  not  available  in  our  23  residen- 
tial acre  community. 

The  conceptualization  of  North  End  residents '  needs  for  open  space  embodied  in 
this  plan,  then,  clearly  responds  to  the  needs  we  have  expressed  to  your  agency 
and  to  the  M.D.C.  over  the  last  two  years  of  the  plan's  development.  As  you 
know,  it  was  the  pressing  nature  of  these  needs  that  prompted  community  resi- 
dents to  lobby  for  this  land  and  finally  to  man  the  first  community  picket  line 
in  the  history  of  the  Korth  End  to  secure  it  for  community  use. 

On  the  issue  of  the  park's  relationship  with  the  surrounding  space,  committee 
members  expressed  several  reservations.   Since  few  if  any  Korth  End  residents  own 
large  seagoing  crafts,  the  Committee  naturally  is  concerned  about  the  use  of  the 
harbor  side  of  the  park  as  a  dock.  Concern  was  expressed  over  the  possibility  that 
the  park's  seawall  might  become  an  auxilliary  docking  area  for  overflow  from  the  ad- 
jacent Vfeterfront  neighborhood  currently  being  developed.  The  focus  of  this  concern 
was  the  possibility  that  an  expensive  ship  parked  unattended  on  the  edge  of  this  pari" 
which  will  primarily  serve  less  advantaged  individuals,  might  invite  vandalism.  Tae 
Committee  also  expressed  doubts  about  whether  the  proposed  restriction  of  the  use  of 
docking  facilities  to  daytime  hours  could  be  effectively  enforced. 

With  regard  to  the  Commercial  Street  side  of  this  facility,  committee  members  v;ished 
to  solicit  the  help  of  your  agency  on  this  street  which  will  be  crossed  daily  by 
hundreds  of  children  and  old  adults,  none  of  whom  can  cope  safely  with  the  hazards 
imposed  by^igh-speed  road^  by  securing  safe  access  to  the  park  from  the  existing 
Korth  End  area.  As  a  practical  matter,  the  committee  felt  that  a  series  of  synchro- 
nized street  lights,  suspended  for  visibility,  would  provide  needed  control  over  the 
accelerating  traffic  flow  along  Commercial  Street  toward  the  new  Waterfront  neigh- 
borhood. Tae  Committee  also  expressed  the  need  to  park  automobiles  on  both  sides 
of  Commercial  Street  abutting  the  proposed  park.  Parking  along  the  park  side  would 
give  residents  of  other  neighborhoods  a  place  to  have  their  cars  while  engaging  in 
sports  competition  with  Korth  End  teams.  Parking  on  the  landward  side  of  Commercial 
Street  would  increase  access  to  the  local  businesses  that  line  that  area.   Such  two- 
way  access  combined  v;ith  a  controlled  traffic  flow  along  an  island  like  that  on  Cam- 
bridge Street  at  Government  Center  would  assure  safe  passage  to  this  park  for  Korth 
End  residents  of  all  ages.  The  Committee  hopes  your  office  will  support  its  expres- 
sion of  the  need  for  such  controlled  access  to  the  community's  new  park. 


Mr.  Robert  J.  Bay,  Cont'd.  -  3  -      -       September  20,  I972 

Turning  to  the  city's  portion  of  the  park  itself,  the  Committee  expressed  hopes  that 
an  automatic  sprinkler  system  to  keep  the  little  league  diamond  green  could  be  included 
in  your  proposed  development  plan.   Some  sort  of  easily-m.aintained  surface  that  could 
be  used  as  a  score  board  also  was  requested,  though  ve  understand  that  a  score  board 
cannot  be  provided  with  federal  funds.  The  Committee  also  vas  concerned  that  the  old 
mens'  area  adjacent  to  the  fire  tower  be  separated  by  barriers  from  adjacent  play  areas 
in  such  a  way  that  their  sma.ll  piece  of  park  not  become  a  thoroughfare  for  running  chil- 
dren.  On  the  little  league  portion  of  the  plan,  the  backstop  fence  probably  would  serve 
this  purpose,  though  this  possibility  should  be  verified.  Finally,  the  Committee  sug- 
gests that  one  of  the  tv;o-planned  drinking  fountains  be  placed  within  easy  access  of  the 
tot  lot. 

As  regards  phase  2  of  the  proposed  plan,  the  Committee  identified  the  follovring  points  in 
the  plan  as  needing  further  revision.  Rather  than  include  a  second  bacci  coiirt  near  the 
Charlestown  bridge,  perhaps  the  handball  courts  could  be  placed  there.  Removal  of  the 
handball  courts  from  the  phase  2  plan  would  create  room  for  additional  garden  space  beside 
the  present  Police  Station  7,-6  building.  Committee  members  felt  that  one  bacci  court 
would  be  enough,  especially  if  having  one  court  v/ould  insure  additional  gardening  space. 
Raising  plants  and  flowers  provides  a  major  source  of  enjoyment  for  these  old  Italians, 
many  of  whom  corje  from  rural  backgrounds.  The  Committee  also  thought  that  the  proposed 
fountain  for  this  area  ought  to  be  located  centrally  for  watering  the  bacci  court  and 
flovrer  areas.  They  also  asked  that  a  fountain  containing  a  door  at  its  base  that  would 
allow  access  to  a  water  spigot  be  provided.  Finally,  a  place  to  keep  gardening  tools 
safely  doubtlessly  could  be  provided  at  the  base  of  the  refurbished  tower.  These  few 
minor  changes  in  the  August  plan  would  insure  that  the  proposed  facility  would  be  veil- 
adapted  to  the  social  and  cultural  patterns  of  the  older  North  End  residents  it  is  in- 
tended to  serve. 

V/hile  redevelopment  of  the  adjacent  Boston  Police  Station  #8  as  a  social  service  fa- 
cility is  not  included  in  the  present  proposal,  the  Committee  further  expresses  its 
intent  to  pursue  its  efforts  to  secure  the  building  for  community  service  use  when 
it  is  vacated  by  the  Harbor  Police  in  about  two  years.  The  promise  thus  afforded  of 
a  year-round  recreational  use  of  this  park  and  its  buildings  ought  to  strengthen  the 
argument  to  federal  authorities  that  matching  funds  be  granted  for  this  much  needed 
open  space  development  which  will  serve  Boston's  crowded  North  End  residents. 

In  view  of  the  minor  nature  of  the  foregoing  changes,  the  Committee's  strong  backing  of 
the  proposed  North  End  Waterfront  Park  development  proposal  should  be  evident.  Readers 
of  this  letter  not  familiar  with  the  ■  ev^lu.tion  of  this  plan  should  realize  that  the 
nearly  final  version  reviewed  by  the  Committee  reflects  a  great  deal  of  negotiation  be- 
tween North  End  community  residents,  as  mobilized  by  our  Committee  and  B.R.A.  planners. 
Incorporation  of  the  few  remaining  minor  revisions  suggested  above  in  the  final  plan  would- 
guarantee  full  Committee  support. 

Sincerely, 


*>1 

p.  David  Vachon,  Secretary  to  the  Committee 
for  the  North  End  Waterfront  Recreation  De- 
PDV/k  velopment 

CC  to:  Mr.  Robert  Kenney,  Director  B.R.A. 
Mr.  Roy  Bishop,  B.R.A. 
Mss  Laurie  Kennedy,  B.R.A. 
Mr.  Joseph  Curtis,  Commissioner 
Parks  and  Recreation  Dept. 
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Richard    M    Doher ly 
Executive    Diteclor 
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Mr.  Robert  J.  Vey,  Directoi^  ^^"-_' 

Public  Facilities  DepartmeHt-r~ — ■'' 

City  Hall  ;  - 


(617)  523-2454 


0,  1972 


Boston,  Massachusetts   0220i._12 


RE:    Grant  Application  for~i:he  Development  of  Recreation 
Land  at  North  End  Park  under  HUD' s  Open  Space 
Program  -  (#A-73-30  -  Received  9/20/72) 


Dear  Mr.  Vey: 

In  accordance  with  the  provisions  of  the  U.S.  Office  of 
Management  and  Budget  Circular  A-95,  the  Metropolitan  Area 
Planning  Council,  as  metropolitan  clearinghouse,  has  reviewed 
the  above  referenced  application  for  Federal  financial  assistance. 

Our  review  of  this  application  indicates  that  the  redevelop- 
ment of  portions  of  North  End  Park  and  the  development  of  land 
adjacent  to  that  park  for  recreational  use  is  consistent  with  the 
objectives  for  developing  open  space  land  in  the  metropolitan 
region  as  described  in  the  Council's  Open  Space  and  Recreation 
Plan  and  Program  for  Metropolitan  Boston,  Volume  I. 

As  noted  in  our  letter  on  the  Project  Notification  for 
North  End  Park  of  September  19,  1972,  the  regional  plan  emphasizes 
the  severe  need  for  recreation  land  in  the  "core  area".   The  plan 
also  notes  the  national  and  regional  importance  of  Freedom  Trail 
and  states  that..,.  "Carefully  designed  extentions  could  serve  a 
number  of  urban  open  space  needs..."  (Page  65).  The  proposed 
development  of  North  End  Park  will  add  an  historic  and  open  space 
extension  along  the  Freedom  Trail  that  could  relate  the  site  of 
the  U.S.S.  Constitution  and  Charlestown  to  other  historic  sites 
.in  the  city. 


r»:    John  J.  McCjrUiy 
PreijcJoni 


Mrs.  Williiim  n.  Casllc 
Vice-Prosidont 


Neol  Holl.ind 
Treasurer 


Mri.  Theodore  C.  McKle 
Secretnrv 


Jnnirs  J.  Malr^r  a 
Assl.  Treasurer 


The  Council  notes  the  evident  relationship  of  this  improve- 
ment to  the  Boston  celebration  of  the  nation's  Bicentennial 
Anniversary  in  1976  and  to  other  planned  improvements  along  the 
"historic  waterfront  (See  Code  No.  05127).   These  anticipated 
projects,  if  properly  executed,  will  greatly  improve  the  physical 
quality  of  their  surroundings  for  1976  and  have  lasting  benefits 
for  the  community  and  region. 

The  Council's  review  indicates  that  the  proposed  project 
has  been  closely  coordinated  with  the  projected  improvements 
of  the  adjacent  MDC  recreation  site  during  the  planning  phase. 
The  MAPC  commends  this  coordination  and  urges  its  continuance 
during  the  final  design  and  implementation  phases. 

Very  truly  yours. 


■■  Qj....iniAir:^ 


Richard  M.  Doherty 
Executive  Director 

RMD:np 

CO:   Commissioner  Arthur  W.  Brownell 
Department  of  Natural  Resources 

Ms.  Arlene  O'Brien 

Office  of  State  Planning  and  Management 

Dr.  Gerald  W.  Bush 

MAPC  Representative,  Boston 

Mr.  David  Myers 

HUD  -  Boston  Area  Office 


Ji^^s 


)ber  5,    1972 


^le^   {iJ&7/l^?i^/Mlh 
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iOO   ^a„drf-^ae    ^^^^    ^oUon   02202 
PROJECT  NOTIFICATION  AND  REVIEW  SYSTEM 
RESULTS  OF  REVIDV  BY  THE  MASSACHUSETTS  STATE  CLEARINGHOUSE 


AREA    CODE    « 
727-4182 


tate  Clearinghouse  Identifier:  72080'i86 


Material  Submitted  and  Date  Received 
Letter  of  Intent:   8/25/72 


pplicant:     City  of  Boston 


anding  Agency:   U.S.  Department  of  Housing  and  Urban  Development 


rogram  Name:   Open  Space  Land  Program 


atalog  Number: 


14.30^ 


undingi 


Total  estimated  cost:   $1,200,000 
Federal  grant  requested:   $600,000 
Local  funds:   $600,000 


reject  Description: 


Redevelopment  and  expansion  of  North  End  Park 


he  State  Clearinghouse  notified  the  following  agencies  of  the  proposal: 


Mass.  Department  of  Community  Affairs 
Mass.  Department  of  Natural  Resources 


Mass.  Department  of  Public  Works 
Bureau  of  Developmental  Disabilities 


he  result  of  the  review  was: 

\  XXXX\  No  issues  or  potential  conflicts  were  noted.   ^^"AAAA  \  Comments  are  attached. 


Oxva 


V  K\,V>, 


CC:  Metropolitan  Area  Planning  Council 


Robert  W.  Bennett 
Assistant  Secretary 
for  Administration 


COMMENTS  OF  TIIE  MASSACHUSETTS  STATE  CLEARINGHOUSE 

RE:   CITY  OF  BOSTON,  NORTH  END  PARJ{  HIOPOSAL 
STATE  CLEARINGHOUSE  IDENTIFIER  #72080486 


All  state  agencies  endorsed  the  proposal. 
However,  the  Department  of  Public  Works  noted 
that  as  the  project  is  on  the  waterfront,  it 
may  involve  Chapter  91  of  the  General  Laws. 
They  suggest  that  Boston  coordinate  its 
activities  with  the  DPIV  s  Waterways  Division 
at  100  Nashua  Street,  Boston,  Massachusetts 


nissioners 

DWARD  T,  SULLIVAN 
IVRBARA  G.  CAMERON 
ILLIAM  H.  OHRENBERGER 


THE   CITY   OF   BOSTON 


PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

ROBERT  J.  VEY,  Director 
Tel.  (617)  722-4100 


Mr.   Richard  M.  Dohcrty,  Executive  Director 

fletropclitaii  Area  Planning  Council 

44  School  Street 

Boston,  IlassQchusetts       02103 

Dear  I'r.   Dohcrty: 

In  accordance  v.'ith  oureiiu  of  the  Gudnet  Circular  A-95,  the  City  of 
Boston,  ftctino  tiiroucjh  its  Public  Facilities  Doparti-ent,  would  like 
to  notify  your  office  of  its  intrnt  to  apply  for  funds  under  the 
Open  Space  Land  Proijrcuri  (Title  VII  of  the  Housing  Act  of  1961,  as 
amended),  adninistered  by  the  Departrcnt  of  Mousing  and  Urban  Davel- 
opr.ent. 

The  purpose  of  this  application  is  to  re-develop  for  recreational 

use  a  portion  of  the  city-owned  land  knov/n  as  the  liorth  End  Park 

and  to  acquire  and  develop  also  for  rcrcational   use  land  adjacent 
to  that  park. 

The  facilities  to  be  developed  by  the  City  will   coirjnlcrent  a  skating 
rink,  courts  and  sittiny  area  to  bo  developed  by  the  Metropolitan 
District  CoiiT.iissicn. 

T!ie  North  End  is  the  r.iost  densely  settled  residential  neio'iborhood 
in  Boston  u'ith  the  least  amount  of  open  space  per  capita.     Median 
family  incoiie  in  the  area  was  $8370  in  1070.     The  proposed  park  ir.i- 
proveiiients  will   fill   important  existino  and  projected  recreation 
needs  and  will   serve  substantial  numbers  of  lower  inconio  persons. 

The  total   cost  of  acquisition  and  devolopiaent  is  estinatcd  to  be 
$1,200,000.     The  City  is  seeking  a  grant  of  $C0O,0C0  from  liU!). 

Your  cou-nents  on  this  proposal  would  be  appreciated. 

Sincerely, 


Robert  J. 
Director 


Vcy 


iissioners 

)WARD  T.  SULLIVAN 
kRBARA  G.  CAMERON 
LLIAM  H.  OHRENBERGER 


THE   CITY   OF   BOSTON 


PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

ROBERT  J.  VEY,  Director 
Tel.  (617)  722-4100 


Mr.   Robert  Dennett 

State  Office  of  !;ananen'i5nt  and  the  Budget 

100  Cai;.hridc;c;  Street",   Roo:n  909 

Boston,  ilassachiisetts 


02202 


Dear  Mr.  Bennett: 


In  accorde?nc9  with  Bureau  of  the  Sudgot  Circular  A-95,  the  City  of 
Boston,  acting  through  its  Public  Facilities  Department,  v/ould  like 
to  notify  your  office  of  its  intent  to  apply  for  funds   under  the 
Open  Space  Land  Proqran  (Title  VII  of  the  Kousino  Act  of  19C1,  as 
aPiended),  administered  by  tiic  Departn;ent  of  Housing  and  Urban  Devel- 
opnent. 


The  purpose  of  this  aDpli cation 
use  a  portion  of  the  city-owned 
and  to  acquire  and  develop  also 
to  that  park. 


is  to  re-develop  for  recreational 
land  known  as  the  iMorth  End  Park 
for  recreational   use  land  adjacent 


The  facilities  to  bo  developed  by  the  City  v;ill   coir.plcnont  a  skating 
rink,  courts  and  sitting  area  to  bo  developed  by  the  fietropolitan 
District  Co:.,:.'iission. 

The  llortf'.  Cnd  is  the  niost  densely  settled  residential   neighborhood 
in  Boston  with  the  least  anount  of  open  space  per  capita.     Median 
family  incorte  in  the  area  was  $8370  in  1970.     The  proposed  park  iin- 
proverionts  will    fill   ir.portant  existing  and  projected  recreation 
needs  and  will   serve  substantial   nunbers  of  lower  incoiro  persons. 

The  total   cost  of  acquisition  and  dGvelop!::nnt  is  estirated  to  be 
n, 200, 000.     The  City  Is  seeking  a  grant  of  $600,000  from  HUD. 

Your  cor,!"^ents  on  this  proposal  would  be  appreciated. 

Sincerely, 


Robert  J. 
Director 


Vey 


-J.l"'>.>.,, 


liudte  utiaaii^\ 


cor^niTA  Jx 


■sf^flNF  P«^ 


nissioners 

3WARD  T.  SULLIVAN 
\RBARA  G.  CAMERON 
ILLIAM  H.  OHRENBERGER 


THE   CITY   OF   BOSTON 


PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

ROBERT  J.  VEY,  Director 
TeL  (617)  722-4100 


September  13,  1972 


Mr.  Robert  Bennett 

State  Office  of  Management 

and  Planning 
100  Cambridge  Street 
Boston,  MA 

Dear  Mr.  Bennett: 

Earlier  this  month,  I  notified  your  office  of  this  Department's  intent 
to  file  an  application  to  the  Department  of  Housing  and  Urban  Develop- 
ment for  an  Open  Space  grant  for  the  North  End  Park. 

At  this  time  we  are  pleased  to  send  you  a  completed  copy  of  the  North 
End  Park  development  application  in  compliance  with  the  A-95  review 
regulations.  There  has  been  extensive  planning  in  preparation  for  this 
application  on  the  part  of  the  Public  Facilities  Department,  the  Boston 
Redevelopment  Authority  and  the  Parks  and  Recreation  Department.  The 
community  organization  primarily  concerned  with  the  completion  of  the 
North  End  Park  has  been  continually  informed  and  has  given  full  approval 
of  the  project  in  its  intent  and  content. 

We  would  appreciate  your  comments  and  acceptance  of  the  project  as  stated 
herein. 


Sincerely, 


sincere ly,     y 


Robert  J.  Vey 
Director 


^<^ 


cc:   Robert  T.    Kenney 
Joseph  Curtis 


nissioners 

DWARD  T.  SULLIVAN 
\RBARA  G.  CAMERON 
ILLIAM  H,  OHRENBERGER 


THE   CITY   OF   BOSTON 


PUBLIC  FACILITIES  DEPARTMENT,  ONE  CITY  HALL  SQUARE,  BOSTON,  MASS.  02201 

ROBERT  J    VEY,  Director 
Tel.  (617)  722-4100 


September  13,  1972 


Mr.  Richard  Doherty 

Executive  Director 

Metropolitan  Area  Planning  Council 

44  School  Street 

Boston,  MA 


Dear  Mr.  Doherty: 

Earlier  this  month,  I  notified  your  office  of  this  Department's  intent 
to  file  an  application  to  the  Department  of  Housing  and  Urban  Develop- 
ment for  an  Open  Space  grant  for  the  North  End  Park. 

At  this  time  we  are  pleased  to  send  you  a  completed  copy  of  the  North 
End  Park  development  application  in  compliance  with  the  A-95  review 
regulations.  There  has  been  extensive  planning  in  preparation  for  this 
application  on  the  part  of  the  Public  Facilities  Department,  the  Boston 
Redevelopment  Authority  and  the  Parks  and  Recreation  Department.  The 
community  organization  primarily  concerned  with  the  completion  of  the 
North  End  Park  has  been  continually  informed  and  has  given  full  approval 
of  the  project  in  its  intent  and  content. 

We  would  appreciate  your  comments  and  acceptance  of  the  project  as  stated 
herein. 


Sincerely, 


Robert  J.  Vey 
Director 


J. 


1 


cc:  Robert  T.    Kenney 
Joseph  Curtis 


APPLICATION  FOR  OPEN  SPACE  GRANT         ,  BINDER  NO. 

NORTH  END  PARK 

BOSTON  REDEVELOPMENT  AUTHORITY  SUBMISSION  DATE: 


LOCAL  COMPREHENSIVE  PLANNING  Code  No.  OS  114 

Authorized  Planning  Agency 

The  official  planning  agency  for  the  City  of  Boston  is  the  Boston  Redevelopment 
Authority  as  provided  in  Chapter  652,  Acts  of  1960  of  the  Massachusetts  General 
Court. 

Open  Space  Planning  &  Programming 

The  City  of  Boston,  through  the  BRA,  considers  open  space  and  recreational  planning 
a  major  element  of  both  city-wide  and  urban  renewal  planning.  As  such,  reference 
is  made  to  the  1965/1975  General  Plan  for  the  City  of  Boston,  submitted  previously; 
the  1966  through  1970  applications  for  Urban  Beautifi cation  grants;  an  application 
prepared  by  the  Boston  Redevelopment  Authority  for  the  Metropolitan  District  Commis- 
sion to  acquire  land  in  Boston  (Open  Space  Land  Program  Project  No.  Mass  OSA  -55); 
and  the  application  of  the  Public  Facilities  Department,  City  of  Boston,  for  the 
Parks  and  Recreation  Department,  City  of  Boston,  to  acquire  land  in  Boston  (Open 
Space  Land  Program  Project  No.  Mass  OSA-65).  In  1972  Open  Space  applications  were 
submitted  for  a  city  wide  improvement  program,  and  for  sites  in  the  Brunswick-King 
area  and  the  South  End  Renewal  area. 

The  BRA  has  also  completed  several  studies  of  open  space  and  recreational  needs 
and  resources  within  the  City  and  based  on  these  studies,  has  developed  standards, 
formulated  city-wide  goals  and  priorities  and  made  general  and  specific  recommenda- 
tions for  open  space  development.  Notable  among  such  documents  are: 

1.  Boston  Local  Public  Open  Space  -  The  Resources  and  the  Needs 

2.  Open  Space  in  Boston  -  Goals  and  Policy  Recommendations 

Efforts  to  Preserve  Open  Space  through  Zoning 

The  Boston  Zoning  Code  provides  for  the  establishment  of  zoning  subdistricts  called 
Planned  Development  Areas.  The  establishment  of  such  a  district  is  dependent 
upon  review  and  approved  by  the  Boston  Redevelopment  Authority  of  development 
plans  in  the  area,  indicating  location  and  appearance  of  structures,  open  space, 
and  other  pertinent  information.  In  Planned  Development  Areas  setback  and  height 
regularions  can  be  relaxed  to  provide  open  space. 

Code  No.  OS  114  1-1 


DEVELOPMENT  DATA 


OS 

127 

OS 

141 

OS 

142 

OS 

143 

OS 

145 

APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

CITY  OF  BOSTON,  MASSACHUSETTS  SUBMISSION  DATE; 

HISTORIC  SITE  CODE  NO:  OS  127 


The  area  proposed  for  development  was  the  site  of  a  little-known  everitin  Boston's 
history,  known  as  the  Great  Molasses  Disaster  of  1919.  A  huge  tank,  located  on 
what  was  the  Sampson  property  (527-543  Commercial  Street)  exploded  and  released 
torrents  of  molasses  which  engulfed  people,  horses,  trucks  and  wagons  and  swept 
buildings  off  their  foundations.  Flying  debris  from  the  tank  itself  smashed 
the  supports  of  an  elevated  railway  leaving  the  tracks  dangling  in  air.  Twenty- 
one  lives  were  lost  and  150  people  were  injured.  It  is  recommended  that  a  commemora- 
tive plaque  mark  the  site  of  this  disaster. 

The  development  is  of  further  historic  interest  because  of  its  proximity  to  the 
Freedom  Trail,  a  walking  tour  of  historic  sites  of  national  significance.  The 
Trail  proper  ends  at  Old  North  Church,  on  Salem  Street,  but  the  brochure  suggests 
an  extended  tour  to  Copps  Hill  Burying  Ground  (1659)  and  on  across  the  Charles- 
town  Bridge  to  the  U.S.S.  Constitution's  berth  and  other  points  of  interest  in 
Charlestown.  When  this  waterfront  open  space  becomes  a  reality,  it  is  proposed 
that  the  recommended  route  be  changed  to  go  through  Copps  Hill  Burying  Ground  to 
Copps  Hill  Terraces,  drawing  visitors  to  a  pAnoramic  view  of  the  Inner  Harbor 
waterfront,  the  Charlestown  Navy  Yard,  the  U.S.S.  Constitution's  berth,  and  the 
Bunker  Hill  Monument  (see  photo  #6,  taken  from  Copps  Hill  Terraces).  The  Freedom 
Trail  walker  would  then  pass  through  or  beside  the  waterfront  open  space  to 
Charlestown  Bridge.  This  alternate  routeShown  on  the  second  map  in  Code  Number 
OS  102. 

Provisions  can  also  be  made  for  institution  of  waterborne  transportation  connec- 
tions from  this  development  to  Charlestown,  such  as  the  historic  ferry  route 
from  Boston  to  Charlestown  from  the  foot  of  Prince  Street  extension  (now  part 
of  this  development)  as  a  variation  of  the  Freedom  Trail,  perhaps  as  part  of  the 
Bicentennial  program. 


Code  No.  OS  127  -  Page  1-1 


APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

NORTH  END  PARK 

CITY  OF  BOSTON  SUBMISSION  DATE: 

Site  Plan  CODE  NO.  OS 141 


The  development  of  the  North  End  Park  can  be  divided  into  3  sections.  A 
complete  site  plan  is  included  at  the  end  of  this  application  - 

A.  Land  acquired  via  Title  VII  assistance  -  Phase  I 

1.  The  City  of  Boston  development  project  (included  in  this  application), 
This  will  be  constructed  as  Phase  I  on  the  timetable. 

2.  Land  acquired  by  the  City  of  Boston  but  being  transferred  to  the  MDC 
for  their  development.  (MDC  is  filing  a  separate  application  for 
development  of  their  land). 

B.  Existing  Land  owned  by  City  of  Boston  -  Phase  II. 

Harbor  Police  and  Old  Fire  Department  parcel  exclusive  of  buildings. 

1.  This  property  is  presently  being  used  by  the  Harbor  Police  who  are 
moving  to  new  facilities  which  are  under  design  and  construction 
on  a  nearby  site  owned  by  the  City.  Upon  vacancy  by  the  harbor 
police,  the  Phase  II  of  the  City's  involvement  in  the  North  End 
Park  development  will  commence,  (included  in  this  application) 

(The  rehabilitation  of  the  building  occupied  by  the  Harbor  Police 
is  not  included  in  this  application  but  will  later  be  converted 
into  a  community  building  coordinated  with  the  recreational  uses 
of  the  Park  and  providing  necessary  field  house  facilities  for 
the  outdoor  areas. ) 

2.  North  End  Playground. 

Development  activities  on  this  existing  playground  adjoining 
the  police  parcel  are  not  included  in  this  application.  It  is 
anticipated  that  at  a  future  date  an  application  may  be  submitted. 

Code  No.  0S141  Page  1-1 


APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

NORTH  END  PARK 

CITY  OF  BOSTON  SUBMISSION  DATE: 

CODE  NO.  0S142 

Commencement  and  completion  of  development 

1.  Phase  I  - 

a.  Site  preparation  November  15  -  December  20,  1972 

b.  Construction  of  facilities  and  completion  April  1  -  October  15,  1973 

2.  Phase  II 

After  vacancy  of  the  Harbor  police,  development  time  should  be 
approximately  6-7  months. 

Code  No.  0S142  Page  1-1 


APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

NORTH  END  PARK  1 

CITY  OF  BOSTON  1  SUBMISSION  DATE: 

Proposed  development  activities  on  Title  VII  acquired  land  CODE  NO.  0S143 

Attached  is  a  breakdown  of  the  improvements  and  facilities  included  in 
Phase  I  of  the  development  of  the  North  End  Park. 

A  list  of  sources  is  also  included. 

Code  No.  0S143  Page  1-4 


APPLICATION  FOR  OPEN  SPACE  GRANT 
NORTH  END  PARK 
CITY  OF  BOSTON 


Breakdown  of  Development  Costs 

Phase  I       -   $  721,873 

Phase  II      -   $  339,774 

Architect's  fee  -   $   46,200 

Inspection  fee  -   $   5,575 

TOTAL         

$1,113,422 

Federal  Share      $  556,711 

Non-Federal  Share   $  556,711 


PAGE_LOF £. 


DOST  ESTIMATE 


.inn-     NORTH  END  PROJECT  AREA 


COST  ESTIMATE  STATUS. 
DATE :   8-23-72 


ITEM 

QUANITY 

UNIT 

UNIT 
COST 

ITEM   TOTAL 

SUB-TOTAL 

REMARKS 

2aring 

LS 

2,000 

Tiove  Asphalt 

LS 

6,500 

11 

600 

CY 

4.50 

2,700 

• 

1/  Seawall 

160 

LF 

300 

48,000 

59,200 

i 

3,500 

SY 

3.50 

13,250 

jgh  Grade 

14,100 

27,350 

ttle  League 

60,000 

;kstop 

10,000 

jaches 

20,000 

^hting 

72,000 

orbond  Fence 

310 

LF 

8 

2,400 

icrete  Retaining  Wall 

100 

CF 

200 

20,000 

784,400 

(400  LF,   50.00/LF) 

270,950 

Code  No.   0S143 
Page  2-4 
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OST  ESTIMATE 


.inn-     NORTH  END  PROJECT  AREA 


COST  ESTIMATE  STATUS. 
DATE :  8-23-72 


ITEM 

QUANITY 

UNIT 

UNIT 
COST 

ITEM   TOTAL 

SUB-TOTAL 

REMARKS 

rigation 

LS 

20,000 

ainage 

LS 

9,000 

inking  Fountain 

2 

EA 

800 

1,600 

• 

ne  Tables 

5 

EA 

1,000 

5,000 

with  benches 

ish  baskets 

4 

EA 

300 

1,200 

iches 

44 

EA 

500 

22,000 

jwall   Handrail 

425 

Lf 

14 

6,050 

lards 

78 

EA 

350 

27,300 

jhting  General 

LS 

19,500 

icrete  Paving 

16,410 

SF 

4 

65,640 

jvite  Paving  Trim 

4,200 

SF 

8 

33,600 

3  Stone 

180 

LF 

100 

18,000 

228,890 

t  Lot 

LS 

50,000 

50,000 

ide  Trees 

70 

EA 

500 

35,000 

)wering  Trees 

15 

EA 

250 

3,750 

38,750 

317,640 

270,950 

588,590 

'.  Contractor's  fee 

58,859 

647,449 

;  Contingency 

64,744 

TOTAI 

71?jq? 
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Sources  for  estimates 

1.  Waterfront  construction  (Bollards,  granite  capsjtowes,  seawall  and 
pier  construction.) 

Perini 

62  Condor  Street 

East  Boston 

William  H.  Ellis  and  Son  Pier  Building  Company 
479  Meridian  Street 
East  Boston 

Average  of  prices  quoted  by  both  of  the  above 

2.  Little  League  Field  -  lights  and  backstop 

Parks  and  Recreation  Department 
City  of  Boston 

3.  Colorband  Fence 

Reliable  Fence  Company 

Route  53 

Norwell 

4.  Other  site  improvements  and  planting 

Current  figures  being  used  on  jobs  presently  under  construction 
by  proposed  project  architect 
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APPLICATION  FOR  OPEN  SPACE  GRANT  ,  BINDER  NO. 

CITY  OF  BOSTON  SUBMISSION  DATE: 


Proposed  development  activities  on  non-Title  VII 

acquired  land  CODE  NO.  0S145 


Attached  is  a  breakdown  of  the  improvements  and  facilities  included 
in  Phase  II  of  the  development  of  the  North  End  Park. 

Each  phase  has  been  tallied  separately  in  order  to  show  the  proportion 
of  funds  requested  for  development  on  Title  VII  acquired  land  versus  non- 
Title  VII  acquired  land. 

A  list  of  sources  is  also  included. 
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APPLICATION  FOR  OPEN  SPACE  GRANT 
NORTH  END  PARK 
CITY  OF  BOSTON 


Breakdown  of  Development  Costs 

Phase  I       -   $  721,873 

Phase  II      -   $  339,774 

Architect's  fee  -   $   46,200 

Inspection  fee     -      $        5,575 

TOTAL        

$1,113,422 

Federal  Share      $  556,711 

Non-Federal  Share   $  556,711 


:OST  ESTIMATE 


.inR-      NORTH  END  PARK       PHASE   II 


COST  ESTIMATE  STATUS. 
DATFr  8-23-72 


ITEM 

QUANITY 

UNIT 

UNIT 
COST 

ITEM  TOTAL 

SUB-TOTAL 

REMARKS 

emol i  ti  on 

. 

Boat  Shed 

LS 

1,000 

Piles. 

100 

EA 

80 

8,000 

• 

9,000 

Fire  Station 

77,000 

CF 

.09 

6,630 

Concrete  Piles 

LS 

5,000 

11,630 

Garage 

36.000 

CF 

.10 

3,600 

3,600 

Clearing 

LS 

2,000 

Remove  Asphalt 

LS 

800 

Remove  Concrete  Ravine 

1,300 

CY 

6 

7,800 

Cut  Slip  Walls 

40 

CY 

8 

320 

Cut  Length  Slip 

20 

CY 

8 

160 

Remove  Winch  House 

LS 

400 

Rough  Grade 

LS 

10,000 

Remove  Piles 

100 

EA 

80 

8,000 

29,480 

53,710 
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:OST  ESTIMATE 

.inR-    NORTH  END  PARK 

COST  ESTIMATE  STATUS 
DATF:       8-23-72 

1 

PHASE   II 

ITEM 

QUANITY 

UNIT 

UNIT 
COST 

ITEM  TOTAL 

SUB-TOTAL 

REMARKS 

teel   Piling 

150 

LF 

200 

30,000 

ill  Slip 

1,000 

CY 

450 

4,500 

ackfill   Piling 

750 

CY 

450 

3,375 

• 

37,875 

BoGCe 

LS 

12,000 

occe  Lighting 

LS 

3,500 

andball 

4  courts 

EA 

10,00C 

40,000 

55,500 

rainage 

LS 

5,000 

rinking  Fountains 

1 

EA 

80( 

800 

ame  Tables 

5 

EA 

1,00( 

5,000 

rash  Baskets 

3 

EA 

30( 

900 

enches 

18 

EA 

50( 

9,000 

eawall   Handrail 

150 

LF 

14 

2,100 

ol lards 

34 

EA 

350 

11,900 

eneral   Lighting 

LS 

13,000 

oncrete  Paving 

8,200 

SF 

4 

32,800 

ranite  Paving 

2,040 

SF 

8 

16,320 

ap  Stone 

200 

LF 

100 

20,000 

ew  Wood  Pier 

1,200 

SP 

20 

2,400 

119,220 

hade  Trees 

40 

EA 

500 



20,000 
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:ONTINUED) 

:OST  ESTIMATE 

COST  ESTIMATE  STATUS 
DATFt  8-23-72 

* 

PAGE-'     Oh     " 

PHASE   II 

ITEM 

QUANITY 

UNIT 

UNIT 
COST 

ITEM  TOTAL 

SUB-TOTAL 

REMARKS 

owering  Trees 

10 

EA 

250 

2,500 

22,500 

Dntractor's  Fee 

10% 

235,095 

288,805 

jntingency 

10% 

53,710  Pag 

;   1           317,685 

28,880 

31,768 

TOTAL     349,454 

-5 

■     • 
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CODE  NO.  0S14: 
Sources  for  estimates 

1.  Waterfront  construction  (Bollards,  granite  cap  stones,  removal 
of  piles  -  wood  and  concrete-,  seawall  and  pier  construction 

Perini 

62  Condor  Street 

William  H.  Ellis  and  Son  Pier  Building  Company 
479  Meridian  Street 
East  Boston 

Average  of  prices  quoted  by  both  of  the  above 

2.  Building  Demolition 

John  J.  Duane  Building  Wrecking  Company 

600  Southern  Artery 

Quincy 

3.  Removal  of  foundation  walls  and  excavation 

Jeremiah  Sullivan  Sons  Inc. 
175  Brookline  Avenue 
Cambridge 

4.  Other  site  improvements  and  planting 

Current  figures  being  used  on  jobs  presently  under  construction 
by  proposed  project  architect 
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LEGAL  DATA 


OS  151 
OS  152 
OS  153 


APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

CITY  OF  BOSTON  SUBMISSION  DATE; 

Legal  Data  -  resolution  of  applicant  CODE  NO.  0S151 

Attached  is  the  resolution  now  being  considered  by  the  Boston 
City  Council . 


Code  No.  0S151  Page  1-1 


CITY  OF  BOSTON 

IN  CITY  COUNCIL 


WHEREAS  Title  VII  of  the  Housing  Act  of  1961,  as  amended,   provides  for 
the  making  of  grants  by  the  Secretary  of  Housing  and  Urban  Development  to 
States   and  local   public  bodies  to  assist  them  in  the  acquisition  and  develop- 
ment of  permanent  interests  in  land  for  open-space  uses  v/here  such  assistance 
is  needed  for  carrying  out  a  unified  or  officially  coordinated  program  for 
the  provision  and  development  of  open-space  land  as  part  of  the  comprehensively 
planned  development  of  the  urban  area;   and 

WHEREAS  the  City  of  Boston   (herein  sometimes  referred  to  as   "Applicant") 
desires  to  acquire  and  develop  i^ee  simple  title  to  certain  land  on  the  water 
side  of  Cormiercial   Street  in  the  North  End  of  the  City  of  Boston  as   an 
expansion  of  its  existing  North  End  Park,  which  land  is  to  be  held  and  used 
for  permanent  open-space  land  for  waterfront  park  and  recreation  use;   and 

WHEREAS  Title  VI  of  the  Civil   Rights  Act  of  1964,  and  the  regulations 
of  the  Department  of  Housing  and  Urban  Development  effectuating  that  Title, 
provide  that  no  person  shall   be  discriminated  against  because  of  race,  color, 
or  national    origin  in  the  use  of  the  land  acquired;   and 

WHEREAS  it  is   recognized  that  the  contract  for  Federal   grant  will   impose 
certain  obligations   and  responsibilities  upon  the  Applicant  and  will   require 
among  other  things    (1)   assurances  that  families  and  individuals  displaced  as 
a  result  of  the  open-space  land  project  are  offered  decent,  safe,  and  sanitary 
housing,   (2)   compliance  with  Federal   labor  standards,   and   (3)  compliance  with 
Federal    requireirents   relating  to  equal   employment  opportunity;  and 

WHEREAS  land  proposed  to  be  developed  for  open-space  uses  was  acquired 
with  a  Federal    Grant  under  Title  VII  of  the  Housing  Act  of  1951,  as  amended; 
and 

WHEREAS  it  is  estimated  that  the  added  costs  of  the  project  v/ill   be 
$1,200,000;   and 

NOW,   THEREFORE,   BE   IT  RESOLVED  BY  THE  CITY  COUNCIL  OF  THE  CITY  OF  BOSTON: 

1.  That  an  application  be  made  to  the  Department  of  Housing  and  Urban 
Development  for  a  grant  in  an  amount  authorized  by  Title  VII  of  the  Housing 
Act  of'  1961,   as   amended,  which  amount  is  presently  estimated  to  be  $600,000 
and  that  the  Applicant  will   pay  the  balance  of  the  cost  from  other  funds 
available  to  it. 

2.  That  adequate  open-space  land  for  the  locality  cannot  effectively 

be  provided  through   the  use  of  existing  undeveloped  or  predominantly  undeveloped 
land. 

3.  That  the  Director  of  Public  Facilities   is  hereby  authorized  and  directed 
to  execute  and  to  file  such  application  with  the  Department  of  Housing  and 
Urban  Development,   to  provide  additional   information  and  to  furnish  such 
documents  as  may  be  required  by  said  Department,  to  execute  such  contracts 

as   are  required  by  said  Department,  and  to  act  as   the  authorized  correspondent 
of  the  Appl icant. 


4.  That   c,"-"  proposed  acquisition  and  developri'ent  is  in  accord  .nee  .n-'-.h 
plnPS  for  the  allocation  of  land  for  open-space  uses,   and  that,  stiould  sai  ■ 
grant  be  made,   the  Applicant  will   acou'-re,   develop,   and  retain  sai'i  land  for 
the  u:t^  designated  in  said  applicatio.i  and  approved  by  the  Departi^ent  of 
Housinc;  and  Urban  Development. 

5.  Thrt  the  United  States  of  America  and  the  Secretary  of  Housing  and 
Urban   Development  be,   and  they  hereby  are,   assured  of  full   compliance  by  the 
Applicant  with  regulations  of  the  Department  of  Housing  and  Urban  Development 
effectuating  Title  VI  of  the  Civil  Rights  Act  of  1964." 

6.  It  is  the  sense  of  this  body  that  displacees,  if  any,  will  be  relocated 
in  accordance  with  applicable  regulations  of  the  Department  of  Housing  and 
Urban  Development. 

7.  That  the  United  States  of  America  and  the  Secretary  of  Housing  and 
Urban  Development  be,  and  they  hereby  are,  assured  of  full   compliance  by  the 
Applicant  with  the  Federal   labor  standards  imposed  under  Title  VII  of  the 
Housing  Act  of  1951,  as   amended. 

8.  That  such  Federal   funds  as  may  be  granted  under  the  provision  of 

Title  VII  of  the  Housing  Act  of  1951,  as  amended,  upon  application  as  aforesaid, 

may  be  accepted  by  the  Collector-Treasurer  in  the  name  and  behalf  of  the  City 

of  Boston  and  may  be  expanded  by  the  Public  Facilities  Commission  for  the 
purposes  of  the  grant. 


In  City  Council  October  2,   1972.  Adopted. 
Approved  by  the  Mayor  October  5,  1972. 


Attest : 


^^<^\  'C<..^l£f..,_ 


City  Clerk. 


■.  \ 


-     s\ 
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APPLICATION  FOR  OPEN  SPACE  GRANT  BINDER  NO. 

CITY  OF  BOSTON,  MASSACHUSETTS  SUBMISSION  DATE: 

RESOLUTION  OF  APPLICANT  -  ATTACHMENT  B  CODE  NO.  OS  151 


The  undersigned  hereby  certifies  that: 

1.  He  is  the  duly  qualified  and  acting  City  Clerk  of  the  City  of  Boston 
(herein  called  the  "Applicant"),  and  the  keeper  of  its  records. 

2.  The  attached  resolution  is  a  true  and  correct  copy  of  the  resolution 
as  finally  adopted  at  a  meeting  of  the  Applicant  held  on  the  2ndday  of 
October,  19/2 ^^^^   ^^jI^  recorded  in  his  office. 

3.  The  meeting  was  duly  convened  and  held  in  all  respects  in  accordance  with 
law  and,  to  the  extent  required  by  law,  due  and  proper  notice  of  the  meeting 
was  given.  A  legal  quorum  was  present  throughout  the  meeting,  and  a  legally 
sufficient  number  of  members  of  the  Applicant  voted  in  the  proper  manner  for 
the  adoption  of  the  resolution.  All  other  requirements  and  proceedings  under 
law  incident  to  the  proper  adoption  or  passage  of  the  resolution  have  been 
duly  fulfilled,  carried  out,  and  otherwise  observed. 

4.  If  an  impression  of  the  seal  has  been  affixed  below,  it  constitutes  the 
official  seal  of  the  Applicant,  and  this  certificate  is  hereby  executed 
under  the  official  seal.  If  no  seal  has  been  affixed  below,  the  Applicant 
does  not  have  and  is  not  legally  required  to  have  an  official  seal. 


5.  The  undersigned  is  duly  authorized  to  execute  this  certificate, 


6th 


IN  WITNESS  W^|EREOF,  the  undersigned  has  hereunto  set  his  hand  this  day 

of  » 

(SEAL) 


!t>   C'erk 
ATTEST: 


i^^^-^-^^-'-^^'^c 


Attesting  Officer 

Corporation  Counsel 

Title  of  Attesting  Officer 


'C/^-V?'l-^ 


CITY   OF    BOSTON 


lliRUFRT  P.  GLEASON  ^^ ^  CITY   HALL 

Corporation  Counsel  LAW     DEPARTMENT  BOSTON,   MASSAC  HLSETTS    0::01 

722-4100 

City  of  Boston 
City  Hall 

1  City  Hall  Square 
Boston,  Mass.   02201 

Gentlemen: 

I  am  an  attorney-at-law  admitted  to  practice  in  the  State  of  Massachusetts. 

I  have  examined  your  application  for  a  grant  under  Title  VII  of  the 
Housing  Act  of  1961,  as  amended,  whereby  assistance  is  requested  in  the 
development  of  the  certain  land  on  the  waterside  of  Commercial  Street  in 
the  North  End  of  the  City  of  Boston  for  the  purpose  of  permanent  open-space 
land  for  waterfront  park  and  recreation  use. 

It  is  my  opinion  that  the  legal  name  of  the  City  of  Boston  as  shown 
on  the  application  is  correct. 

I  have  examined  the  resolution  certified  by  your  recording  officer  and 
authorizing  the  submission  of  the  aforementioned  application  and  I  find 
that  it  contains  the  findings  and  assurances  which  appear  in  the  Guide  Form 
of  Resolution,  known  as  Attachment  C  to  Letter  No.  OS-5,  Suggested  Form  of 
Resolution  of  Applicant  Authorizing  Filing  of  Applicant  for  Grant  to  Acquire 
and  Develop  Open-Space  Land,  and  that  the  submission  of  said  application  and 
its  execution  by  the  official  who  executed  it  are  fully  authorized  by  your 
governing  body. 

The  City  of  Boston  has  previously  received  a  Federal  grant  under  Title  VII 
of  the  Housing  Act  of  1961,  as  amended,  and  there  have  been  no  material  changes 
in  State  or  local  law  affecting  the  validity  of  its  organization  or  relevant 
powers  and  authority  since  the  date  of  such  previous  application,  and  there 
has  been  no  material  change  in  the  status  of  any  pending  or  threatened  liti- 
gation. 

Based  upon  the  foregoing,  it  is  my  opinion  that  the  City  of  Boston  is  a 
public  body  empowered  to  receive  and  expend  Federal,  State  and  local  funds, 
to  contract  with  the  United  States  of  America  for  the  purpose  of  receiving 
a  grant  under  Title  VII  of  the  Housing  Act  of  1961,  as  amended,  and  to  under- 
take and  complete  the  development  in  the  above-described  land  and,  upon  such 
development  retain  said  title  for  the  designated  permanent  open-space  uses; 
and  that,  upon  development  of  said  land,  the  City  of  Boston's  title  will  be 
free  and  clear  of  any  restrictions  which  would  interfere  with  the  state  pur- 
pose of  said  grant  to  maintain  said  land  as  permanent  open-space  land. 

/   Corporation  Counsel  of  the  City  of  Boston 
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